GOVERNMENT OF SINDH 
SINDH MASS TRASNIT AUTHORITY 





Dated: 15° JANUARY 2021 


MINUTES OF 15" | CONSULTANT SELECTION COMMITTEE MEETING FOR 
KARACHI MOBILITY PROJECT YELLOW BRT — Bid Submission TECHNICAL BIDS 
OPENING OF CONSULTING SERVICES TO PROVIDE DETAILED DESIGN, PROCUREMENT 
SUPPORT AND CONSTRUCTION SUPERVISION SERVICES 





In pursuance to issuance of the Request for Proposal (the RFP) on 6" November 2020 and two 
amendments to the RFP, the Bid Submission (technical & financial) for the consulting services to 
provide Detailed Design, Procurement Support and Construction Supervision services was to be made 
on 15" January 2021 at 2:00 pm and the Bid Opening at 2:30 pm. Accordingly, the CSC meeting was 
held, on 15" January 2021 at 02:30 pm at Sindh Mass Transit Authority office. 


The RFP was issued to the four shortlisted firms on 6” November 2020. Following three firms 
submitted their sealed bids in time i.e. by 2:00 p.m. on 15" January 2021. 


e M/s Dar-al-Handasah Consultants (Shair & Partners) (Lebanon) in JV M/s National 
Engineering Services (Pakistan) 


e M/s Khatib & Alami (Lebanon) JV M/s Osmani & Company Pvt. Ltd. (Pakistan) JV M/s 
Nama Consulting Engineers & Planners (Greece) JV M/s Halcrow Pvt. Ltd. (Pakistan) 

e M/s TÉCNICA Y PROYECTOS S.A. (Spain) JV M/s MM Pakistan Private Limited 
(Pakistan) 


The following shortlisted firm did not submit their bid, 


e M/s SCE Amenagement & Environnement (France) JV M/s Hill International N.V 
(Netherlands) JV M/s Logit Consulting Inc. (USA) JV M/s HHO Consulting Engineers (Pty) 
(South Africa) Ltd JV M/s Exponent Engineers Pvt. Ltd (Pakistan) 


It was ensured that the bids are submitted in pursuance to the Instruction to Consultants (the ITC) 


17.4, 17.5, 17.6 and 17.7. The technical proposals were opened by the CSC in pursuance with the 
ITC 19.land 19.2. 


” 


It was reiterated that in pursuance to the ITC 20.1, the evaluators of the Technical Proposals shall 
have no access to the Financial Proposals until the technical evaluation is concluded and the Bank 
issues its “no objection”, if applicable and also in pursuance of to the ITC 20.1 the consultant firm 
is not permitted to alter or modify its proposal in any way after the proposal submission deadline 
except as permitted under ITC 12.7. While evaluating the proposals, the Client will conduct the 
evaluation solely on the basis of the submitted Technical and Financial Proposals. 


In the end, it was also announced that in pursuance to the ITC 18 (Confidentiality), the consultant 


firms are requested to ensure compliance. List of participants from the consultant firms and the 
consultant selection committee members are attached as Annexure A herewith. 
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Deputy ctor (Contracts) 
Sindh Mass Transit Authority 
Government of Sindh 





Director (Finance & Accounts) 
Sindh Mass Transit Authority 
Government of Sindh 


Director (ITS) 
Sindh Mass Transit Authority 
Government of Sindh 





Director 
(Projects/Infrastructure 
Sindh Mass Transit Authority 
Government of Sindh 
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Chief Trasport 
Planning & Development Department, 
Government of Sindh 





Transport & Mass Transit Department 
Government of Sindh 


Director, Finance 
PPP Unit, Finance Department, 
Sindh 





Sindh Mass Transit Authority 
Government of Sindh 


Managing Director 
Sindh Mass Transit Authority 
Government of Sindh 
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